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Message Text 

UNCLASSIFIED 

PAGE 01 STATE 310251 
ORIGIN OC-06 

INFO OCT-01 CCO-OO ISO-OO SY-05 FBOE-OO A-01 AF-10 
/023R 

DRAFTED BY OC/PE-E: GLEN GLEB R AKE, ACTG/PW S 

APPROVED BY A/OC:WENAEHER 

OC/PE:GRYOUNTS 

OC/AF : RLLOCF1MILLER 

DESIRED DISTRIBUTION 

OC/S, A/SY/FO, A/SY/NSU 

042890 311040Z/14 

R 301900Z DEC 77 
FM SECSTATE WASHDC 
TO AMEMBASSY MASERU 
AMEMBASSY KIGALI 
INFO AMEMBASSY ACCRA 
AMEMBASSY BANGUI 
AMEMBASSY LOME 

UNCLAS STATE 310251 

ACCRA FOR RCO 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: RENOVATIONS FOR AFRECONE 

1 . THE DEPT WOULD APPRECIATE RECEIVING A WEEKLY PROGRESS 
REPORT ON THE STATUS OF RENOVATIONS FOR THE AFRECONE PRO- 
JECT AS THEY OCCUR AT YOUR POST. THIS BRIEF REPORT SHOULD 
BE PREPARED BY THE RESPONSIBLE POST OFFICIAL IN COORDINA- 
TION WITH THE SEABEE PERSONNEL ASSIGNED TO THE PROJECT. 

2. THE DEPT EXPECTS THE CONTRACTOR TO CARRY OUT HIS WORK 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 310251 

EXACTLY AS OUTLINED IN THE CONSTRUCTION SPECIFICATIONS AND 
DRAWINGS AND ANY DEVIATION THERETO MUST BE REPORTED TO THE 
DEPT IMMEDIATELY. EXPERIENCE HAS SHOWN THAT SOME PREVIOUS 
AFRECONE RENOVATIONS HAVE NOT ALWAYS CONFORMED TO SPECIFI- 
CATIONS AND DRAWINGS PROVIDED BY OC WHICH REFLECT DTS 
STANDARDS. CORRECTIVE MEASURES THAT BECOME NECESSARY ARE 
TIME CONSUMING AND COSTLY. 
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3. POST COOPERATION WILL BE APPRECIATED IN ENSURING COM- 
PLIANCE WITH DTS STANDARDS . CHRISTOPHER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 30-Dec-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977STATE310251 

Document Source: CORE 

Document Unique ID: 00 

Drafter: E:GLENGLEESRAKE,ACTG/PWS 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780004-0312 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1977123/aaaaabyi.tel 

Line Count: 65 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 762e49fe-c188-dd11-92da-001cc4696bcc 
Office: ORIGIN OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 02-Feb-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 153799 
Secure: OPEN 
Status: NATIVE 

Subject: RENOVATIONS FOR AFRECONE 
TAGS: AFAC, ABLD, ASEC 
To: MASERU KIGALI 
Type: TE 

vdkvgwkey : odbc://SAS/SAS.dbo.SAS_Docs/762e49fe-c1 88-ddl 1 -92da-001 cc4696bcc 
Review Markings: 
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